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BILL NO. S-91-07- 2, a 


SPECIAL ORDINANCE NO. s-2S-F 


AN ORDINANCE approving Change Order No. 1, 
CONTRACT 90-WP-01, WPC PLANT TOWER 
CONSTRUCTION with UNR-ROHN CONSTRUCTION 
COMPANY in connection with the Board of 
Public Works and Safety of the City of Fort 
Wayne, Indiana. 

NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL OF THE 
CITY OF FORT WAYNE, INDIANA; 

SECTION 1. That Change Order No. 1, CONTRACT 90-WP-01, WPC 
PLANT TOWER CONSTRUCTION with UNR-ROHN CONSTRUCTION COMPANY in 
connection with the Board of Public Works and Safety, for: 

is necessary because modified foundation 
from Contractor's original design to account 
for actual soil conditions are different 
from Contractor's expectations. Change 
order value covers all Contractor's costs 
for additional design engineering as well as 
for additional labor and materials for the 
new straight shaft foundation. Contractor 


retains responsibility for the foundation 
and tower design and installation. 


involving a net increase of Seven Thousand Two Hundred Eighty- 
Seven and no/100 Dollars ($7,287.00), all as more particularly 
set forth in the specifications, and which is on file with the 
Office of the Board of Public Works and Safety and is by 
reference incorporated herein, made a part hereof, and is hereby 
in all things ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force and 


effect from and after its passage and any and all necessary 





approval by the Mayor. 
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-PROJECT W.P,.C. Plant Tower Construction OWNER City of Fort Wayne 
CHANGE ORDER NO. TUEN 
TO: UNR- tio: 

6718 West Plank Road 

P.O. B 00 


Peoria, IL 61656 
You are hereby authorized to make the following additions and/or deductions to your contract amount. 
Contract Amount Increase Decrease (Deduct) Contract Amount 


Total $36,435.00 $7,287 Q 0 -$43.722.00_ 


pE 
Description of Change: Add Deduct 


Modified foundation from Contractor’s $7,287 0 
original design to account for actual soil 

conditions different from Contractor’s 

expectations. Change order value covers 

all Contractor’s costs for additional 

design engineering as well as for additional 

labor and materials for the new straight 

shaft foundation. Contractor retains 

responsibility for the foundation and 

‘tower design and installation. 
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Title: Member, Board of Public Works 


ACCEPTED: 
Date: 
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Title: _Contracts Administrator ( 
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Date: July 2, 1991 
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DATED: Sigs Fy. 


Passed and adopted by the Common Council of the City of 





SANDRA E. KENNE S7, CITY CLIX 


Indiana, as 


(SPECZAL) 





Leet | Thonn) 


SANDRA E. KE PRESIDING OFF&CER 


NNEDY, CITY CLE 


. Presented by me to-the Mayor of 










: ity of Fort Wayne, Indiana, on 
‘the ÄLL day of , 192 





at the hour of AI 22 o'clock 
den 

: SANDRA E. KENNEDY, «| 

Approved and signed by me this Lyh 


ZOM daly: i 
19 a Mie at the hour of 2:15 o'clo oM.,E.S.T. 








A AMBLE ; 
PAUL HELMKE, MAYOR 





Admn. Appr. 


TITLE OF ORDINANCE: Change Order #1, Contract 90-WP-01, WPC Plant 
Tower Construction 


DEPARTMENT REQUESTING ORDINANCE: Board of Public Works 


SYNOPSIS OF ORDINANCE: This change order is necessary because modified 
foundation from Contractor’s original design to account for actual soil 
conditions are different from Contractor’s expectations. Change order 
value covers all Contractors costs for additional design engineering as 
well as for additional labor and materials for the new straight shaft 
foundation. Contractor retains responsibility for the foundation and 
tower design and installation. UNR-Rohn Construction Company is the 
contractor. 


EFFECT OF PASSAGE: Allow City to more effectively monitor sewage back up 
into homes due to sewage lift station failures. 


EFFECT OF NON PASSAGE: a : DART 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $7,287.00 


ASSIGNED TO COMMITTEE: 


BILL NO. S-91-07-23 
REPORT OF THE COMMITTEE ON CITY UTILITIES 


PAUL M. BURNS, CHAIRMAN 
CHARLES B. REDD, VICE CHAIRMAN 
EDMONDS, LONG, SCHMIDT 


WE, YOUR COMMITTEE ON. CITY UTILITIES TO WHOM WAS 


REFERRED AN (ORDINANCE) SHHSSROREGH) approving Change Order No.1 
CONTRACT 90-WP-01, WPC,PLANT TOWER CONSTRUCTION with UNR-ROHN 
CONSTRUCTION COMPANY in connection with the Board of Public Works 


and Safety of the City of Fort Wayne, Indiana 























HAVE HAD SAID (ORDINANCE) (RESQENTZQN) UNDER CONSIDERATION 
AND BEG LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID 


ABSTAIN NO REC 





DATED: Z-A 3-77 


Sandra E. Kennedy 
City Clerk 


